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ORIGIN SY-05 

INFO OCT-01 AF-06 EUR- 12 ISO-00 /024 R 

DRAFTED BY A/SY/NSU:MLHOFF:KG 
APPROVED BY A/S Y/FO:KD ALTON 
A/SY/FO:AHANREHAN 

053987 

OR 132219ZAPR76 
FM SECSTATE WASHDC 
TO AMEMBASSY LILONGWE IMMEDIATE 
INFO AMCONSUL ISTANBUL 


LIMITED OFFICIAL USE STATE 089197 

E.O. 11652: N/A 

TAGS: ASEC APER OGEN ATRN 

SUBJECT: SEABEE SPECIAL PROJECT ISTANBUL 

LILONGWE FOR CPOIC SEABEE TEAM; ISTANBUL FOR CPOIC SEABEE 
TEAM 

REE: ISTANBUL 1365 (NOTAL) 

1 . ONSITE INSPECTION BY SEABEE TEAM OF CEC R. SMITH AND 
BU2 G. FADNESS AT AMCONSUL ISTANBUL INDICATES ONE (1) ROOM 
IN CRU REQUIRES REMOVAL OF ACOUSTIC TILE, CHIP ALL SURFACES 
AND PLASTER BACK, APPROX. 500 SQ FT. IN TCU (RADIO ROOM) 
REQUIRES SAME TREATMENT, APPROX 720 SQ FT. PAINTING EN- 
TIRE AREA. ESTIMATE FIVE (5) WEEKS MINIMUM. 

2. IF CEC CLEMENTS HAS NOT DEPARTED LILONGWE, HE SHOULD 
PROCEED TO AMCONSUL ISTANBUL TO PROVIDE SUPPORT ON THIS 
PROJECT. PLEASE ADVISE. 

3. IF AVAILABLE, REQUEST POST ASSIST IN OBTAINING VISA AND 
MAKING TRAVEL ARRANGEMENTS. ADVISE ITINERARY WHEN FIRM. 
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4. UTl GRAHAM IS TO RETURN TO NSU WASHDC. 

5. FOR ISTANBUL. TOY ORDERS OF CEC R. SMITH (CPOIC) AND 
BU2 G. FADNESS HAVE BEEN ESTENDED FOR AN ADDITIONAL 34 
DAYS AT THE AMCONGEN ISTANBUL UPON RECEIPT OF THIS 
TELEGRAM. CURRENT ORDERS WILL EXPIRE 14 MAY 76. ORDERS 
WILL BE FORWARDED VIA POUCH. KISSINGER 
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